b.     Power   Tools

1)     Portable  generator                         1

2)     Extension  cords,   100'                    2

3)     Power   worm  drive   saw,   7   1/2"       1

4)     Circular   saw  biases,   7   1/2"

cross  cut                                       5

rip                                                  2

5)  Electric drill, 1/2"

var. sp., Rev.                                   1

6)  Drill Bits:

speed bore bits 3/8"=l 1/2"          1 set

speed twist bits l/16"-l/2"          1 set

1/2" wood twist bit, 2' long        2

7)   Chain saw                                                 1

8)  Chains for chain saw, 24"

cross cut chain                                  1

rip chain                                                1

9)    oilforchainsaws                     1     gal.

10)   Pre-mix   fuel   for   chain   saw         10   gal.
11}   Spark  plugs   for   chain   saw           2

5.       Alternative  Treatments

These   alternatives   take   into  consideration   the   fact   that
funds may  not  be  available   for   the  recommended   treatment.

a.       No  Further   Treatment:     This   alternative  would   result
in   further   water  damage  and  deterioration  of  Chisana  Cabins   from
Wrangell-Saint  Elias1   severe  weather  conditions.      Routine  maintenance
would  continue.      (This  alternative   is   not   recommended.)

b.      Exterior  Preservation  Treatments  Only:     This
alternative  would   include   all   essential   work   recommended   for   the
exterior  of   the  building;   all   roof  work,   replacement  of  deteriorated
walls,   sills  and   repair  of  windows   and  door.     Routine  maintenance  would
continue.      (This  alternative   is  not   recommended   because   the   only
interior  work   left  would  be   the   floor   and   it  would   have   to  be   removed
to   teplace  sill   logs.)

c.       Interior   Adaptive  Use   Treatment   Only:      This

alternative  would   include  only   floor   plank   replacement  and   would   not
fully  stabilize  deterioration  of  historic   fabric.      (This  alternative   is
not   recommended.)

Of   all   the  alternative  treatments,   "b"   is   the   preferred   treatment
because   if  these   items  were  accomplished   the   structure  would  be
effectively  stabilized   from  deterioration.
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